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Water and sewage treatment facili- 
ties are essentia! for the protection of 
public health and the environment. 

My ministry is pleased to provide 
three types of assistance programs: 

(1) support for the construction of 
water mains, trunk sewers and 
treatment plants to serve large 
urban areas, 

(2) support for the construction of 
communal works In small munici- 
palities where costs would 
othenwise be beyond the limits of 
the local budget, and 

(3) support to help solve problems in 
the use of wells and septic tanks 
in rural communities. 

The ensuing report is a record of 
Ontario's assistance to its 
municipalities during 1985/86 and 
Indicates the types of grants and 
loans provided. 

Grant calculation is based on the 
population of the municipality or 
community to be assisted. Grants of 
up to 85 per cent are given for projects 
in small municipalities where the 
population is 1,000 or less. Costs of 



engineering studies in urban 
communities are eligible for 
assistance. 

Financial assistance is also 
available for some types of projects in 
regional municipalities, with regional 
governments sharing in the costs. 

Twenty-five per cent grants are 
provided for some rural waterline 
extensions. 

For more information about water 
and sewage works construction 
assistance programs please contact 
your closest Ministry of the 
Environment regional office. 

We are here to help you. 
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Background 
on Water 
Treatment & 
Pollution 
Control 




A History of Achievement 

Concern for public health in Ontario is a 
tradition which is more than a century 
old. The first Provincial Board of Health 
was established in 1882. Its nnandate 
was to improve public health, including 
treating public water supplies. As On- 
tario's population and industrial base 
grew, so did the need for an organiza- 
tion devoted to the treatment of water, 
sewage and industrial wastes in order 
to protect public health and the naturaf 
environment. In 1956, the Ontario Water 
Resources Commission (OWRC) was 
formed to address this need. 

Since its inception the OWRC, now 
the Ontario Ministry of the Environment, 
has endeavoured to help municipalities 
construct necessary works through a 
series of provincial assistance pro- 
grams. Assistance for the installation 
of proper communal water and 
sewerage systems was made available 
to communities. First to take advantage 
of the available programs were the 
larger cities. In time smaller com- 
munities also built new facilities with 
the OWRC's assistance. Today, Ontario 
enjoys a reputation for being a leader in 
this field. More than 80 percent of the 
population has access to safe, clean 
municipal drinking water and proper 
communal sewer systems. 

In the late fifties and early sixties, 
assistance was available in the form of 
loans which allowed municipalities to 
take advantage of the government's 
borrowing power and lower interest 



costs. It was an effective means of 
assisting municipalities such as Ot- 
tawa, Sarnia, Windsor, London, Brant- 
ford, Belleville and Cornwall. 

However, smaller municipalities re- 
mained reluctant to build because pro- 
jects were still too costly for them. 

In 1965 the province switched its ap- 
proach to funding, by undertaking to 
construct and operate water and 
sewage facilities for municipalities. The 
OWRC financed the construction of 
new works and charged municipalities 
for capital and operating costs on the 
basis of a service rate. The recovery of 
the province's investment was based on 
a 40-year financing period in order to 
take advantage of future growth. Provin- 
cially-owned projects constructed 
under this plan include Bradford, Camp- 
bellford, Carleton Place, Ingersol, 
Lakefield, Meaford, Prescott, and St. 
Mary's. 

However, some small municipalities 
continued to be reluctant to take advan- 
tageof provincial programs because the 
capital and operating costs were still 
too high. Therefore, in 1969 the province 
introduced subsidies for communities 
with populations of less than 5,000. 
Under this program as much as 50 per 
cent of the capital cost could be 
forgiven. 

At the same time, the government 
made a 15 per cent subsidy available in 
order to encourage municipalities to 
join forces and build 'area' systems 
which could save costs by taking advan- 
tage of the economies of scale. The 



result was the construction of regional 
projects like the South Peel Water and 
Sewage Systems, the York-Durham 
Sewage System, the Lake Erie and West 
Lambton Water Supply Systems, and 
the Lake Huron Water Supply System. 
(See Appendix 2 for more detail.) 

Twelve years after the formation of the 
OWRC, 627 water and sewage works 
had been undertaken. In 1972 the 
OWRC was subsumed into a provincial 
Ministry — the Ontario Ministry of the 
Environment (MOE) — responsible for 
the supply of quality drinking water and 
proper sewage treatment to protect the 
environment and the people of Ontario. 
The assistance programs continued 
under the auspices of the Ministry of 
the Environment and were refined ac- 
cording to the needs of each era. For ex- 
ample, grants for small municipalities 
were increased to up to 75 per cent of 
net capital costs for populations of 
7,500 or less. 

The Ministry introduced a new "direct 
grant" assistance program in 1978, 
which put the onus for development, 
construction and updating of water and 
sewage works on the municipalities. It 
provided provincial money to 
municipalities to assist them in the con- 
struction of extensions of existing 
facilities or to build new works. That 
policy remains in effect. 

Under the direct grant assistance pro- 
gram, communities with a population 
less than 7,500 are eligible for grants of 
up to 85 per cent of the cost of construc- 
tion of communal works projectsdesign- 



ed to correct health and/or environmen- 
tal problems or to accommodate 
growth. Assistance for engineering 
studies in urban communities is provid- 
ed up front, at the same percentage 
level as the capital grant. Financial 
assistance for small municipalities is 
also available for certain projects 
within Regional Municipalities on a 
shared basis with regional govern- 
ments. 

Municipalities with populations over 
7,500 may apply for a 15 per cent grant 
to apply against the cost of major works 
to support urban growth or encourage 
economies of scale. 

Assistance is also available to small 
communities within larger municipalities, 
as well as registered community groups 
in unorganized areas, which are sen/iced 
by private wells or septic tanks where 
health and environmental growth and the 
need for elaborate communal facilities is 
not of first importance. 

A grant of 25 per cent is available for 
water pipeline extensions in areas out- 
side of urban boundaries. 



Where we stand today 

Ontario has about 9.1 million 
residents — representing 2.6 million 
households — and more than 80 per 
cent of them are served by communal 
water and sewerage systems. 

Two and a half billion dollars have 
been invested by the province to aid the 



construction of more than $7 billion 
worth of water and sewage treatment 
systems. It would take an estimated $30 
billion to replace this infrastructure. 

While Ontario is at the forefront com- 
pared to other provinces in terms of 
communal facilities for clean water 
supplies and pollution control, the 
Ministry of the Environment's job is far 
from complete. 

All developed regions face on-going 
and new service challenges. For in- 
stance, there is a continuing need for 
replacement of underground systems 
that are nearing the end of their normal 
life span. Also, water quality in Ontario 
is threatened by discharges of con- 
taminants from industrial processes 
and leachate from waste disposal sites. 
These problems must and will be ad- 
dressed. 

The Ministry of the Environment over- 
comes these challenges by closely 
monitoring its programs to determine 
their effectiveness, correcting deficien- 
cies, determining future needs, and 
defining future objectives. ■ 



Assistance 
Programs 



For a more detailed explanation of 
MOE water and sewage works assistance 
programs see the FACTS sheets in Ap- 
pendix 3 at the back of this booklet. 

The FACTS sheets also include infor- 
mation about: 

(a) types of municipal works eligi- 
ble for financial assistance 

(b) how to apply for assistance 

(c) the Ministry's role and 



municipality's responsibilities 

(d) payment of grants 

(e) location of MOE regional offices 
where further explanation of the 
programs is available and where 
applications may be obtained. 

Sample technical approvals application 
forms are shown in Appendix 4. 
Sample grant application forms are 
displayed in Appendix 5. 



TABLE 1 






1985-86 Financial Summary 






Financial Category 


Expenditure 
(IMIIIIons) 


1. Disbursements 

2. Transfer Payments 

- Up-Front Grants 

- Private Systems 

- Canada/Ontario Agreement 

Sewage Program (COASP)* 

- Water Tanks 




33.870 

77.fiflfi 
3.517 
3.120 

1.136 
8S.4S9 


3. Regional Priorities** 

4. Board of Industrial 

Leadership and Development (BILD)*** 




3.152 
1.405 

4.557 

123.886 


* Federal Program 

** Ministry ot Northern Development and Mines Program (Provincial) 

•••Provincial Program 






Brief explanations of the above financial categories are provided In Appendix 1. 





In the fiscal year 1985-86, Ontario 
municipalities saw the completion of 
water and sewage works which cost a 
total of about $600 million. The MOE 
contributed approximately $124 million 
or more than 20 per cent of the total 
cost of construction. See Table 1 for a 
detailed Financial Summary and a fist 
of assistance sources. 

Table 2 describes, by region, how 
much money was granted and how 
many projects were undertaken. 



The tables which make up the bulk of 
this booklet detail the types of projects 
underway last year. 

It is important to note that MOE 
assistance programs are sometimes 
augmented by funding from other pro- 
vincial ministries such as Northern 
Development & Mines as well as by the 
Federal government under a number of 
on-going programs. 





TABLE 2 






SpTCif Ic Activities In 1985^ 






(Brief Overall Summar]^ 






Number of 


Amount of 


MOE 


Water & Sewage 


Assistance 


Regions 


Projects Assisted 


($Milllons) 


Southwestern 


68 


21.192 


West Central 


43 


11.543 


Central 


108 


47.354 


Southeastern 


80 


11.917 


Northeastern 


TO 


20.112 


Northwestern 


32 


11.769 


TOTAL 


408 


123.886 



1985/1986 

Assistance 

Programs 



Note: 

Available funds are limited. The need 
for eacfi project is therefore rated using 
a priority system. Elimination and 
prevention of health hazards and en- 
vironmental damage are the most im- 
portant considerations. 

Grant applications must be submitted 
to the MOE before October 1, the year 
preceding the year in which construc- 
tion is scheduled to commence. 



Regional 
and 

District 
Offices 



Southwestern Region 

London Regional Office 

985 Adelaide St. South 
London N6E 1V3 
Tel: (519) 661-2200 

Windsor District Office 

250 Windsor Ave., 6th Floor 
Windsor N9A 6V9 
Tel: (519) 254-5129 

Sarnia District Office 

265 North Front St. 
Suite 109 
Sarnia N7T 7X1 
Tel: (519) 336-4030 

Owen Sound District Office 

1180 Twentieth St. 
Owen Sound N4K 6H6 
Tel: (519) 371-2901 

West Central Region 

Hamilton Regional Office 

119 King St. W. 
Hamilton L8N 3Z9 
Tet: (519) 521-7640 

Cambridge District Office 

400 Clyde Rd. 
Cambridge N1R5W6 
Tel: (519) 623-2080 

Welland District Office 

637-641 Niagara St. N. 
Welland L3C 1L9 
Tel: (416) 735-0431 

Central Region 

Toronto Regional Office 

7 Overlea Blvd., 4th Floor 
Toronto M4H 1A8 
Tel: (416) 424-3000 



Barrle District Office 

12 Fairview Rd. 
Barrie L4N 4P3 
Tel: (705) 726-1730 

IMuskoka-Hailburton 
District Office 

Gravenhurst POC 1G0 
Tel: (705) 687-3408 

Peterborougti District Office 

139 George St. N. 
Peterborough K9J 3G6 
Tel: (705) 743-2972 

Haiton-Peel District Office 
1226 White Oaks Blvd. 
Oakvllle L6H 2B9 
Tel: (416) 844-5747 

Southeastern Region 

Kingston Regional Office 

133 Da I ton Ave. 
Kingston K7L 4X6 
Tel: (613) 549-4000 

Ottawa District Office 

2378 Holly Lane 
Ottawa K1V7P1 
Tel: (613) 521-3450 

Cornwall District Office 

4 Montreal Road 
Cornwall K6H 181 
Tel: (613) 933-7402 

Belleville Sub-District Office 

15 Victoria Ave. 
Belleville K8N 1Z5 
Tei: (613) 962-9208 



Pembroke Sub-District Office 

1000 MacKay St. 
Pembroke K8A 6X1 
Tei: (613) 732-3643 

Northeastern Region 

Sudbury Regional Office 

199 Larch St. 
Sudbury P3E 5P9 
Tei: (705) 675-4501 

Timmins District Office 

83 Algonquin Blvd. W. 
TImmlns P4N 2R4 
Tei: (705) 268-3222 

Sault St. Marie District Office 

445 Albert St. E. 

Sault Ste. Marie P6A 2Jg 

Tel: (705) 949-4640 

North Bay District Office 
1500 Fisher St. 
Northgate Plaza 
North Bay P1B2H3 
Tel: (705) 476-1001 

Parry Sound Sub-District Office 

74 Church St. 

Parry Sound P2A 1Z1 

Tei: (705) 746-2139 

Northwestern Region 

Thunder Bay Regional Office 
435 James St. S. 
Thunder Bay P7C 5C6 
Tei: (807) 457-1205 

Kenora District Office 

808 Robertson St. 
Kenora P9N 1X9 
Tel: (807) 468-5578 




Regions 

and 

Offices in 

Ontario 



1. Windsor 

2. Sarnia 

3. London 

4. Owen Sound 

5. Cambridge 

6. Hamilton 

7. Welland 

8. Oakvllle 

9. Toronto 

10. Barrie 

11. Gravenhurst 

12. Peterborough 

13. Kingston 

14. Cornwall 

15. Ottawa 
ie. North Bay 

17. Sudbury 

18. Sault Ste. Marie 

19. Tlmmlns 

20. Thunder Bay 

21. Kenora 

A. Southwestern 
Region 

B. West Central Region 

C. Central Region 

0. Southeastern Region 

E. Northeastern Region 

F. Northwestern Region 

■ Regional Offices 
• District Offices 



South 

Western 

Region 



Southwestam 
Raglon 

965 Adelaide St. 

South 

London, Ontario 

N6E 1V3 

S19/661-2200 
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1. 


Essex 




2. 


Kent 




3, 


Lambton 




4. 


Elgin 




6. 


Middlesex 




6. 


Oxford 




7 


Perlti 




e. 


Huron 




9 


Bruce 




10. 


Grey 


B 


Regional Office 


• 


District Offices 




MUNtCIPALITY 


REFERENCE 
NUMBER 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 
(Smillons) 


FUNDING 
SOURCE 


Amabel Twp. 


7-0514 


Water Supply Upgrading 


.005 


UG 


Amherstburg T 


13-124 


Water Pollution Control Plant Ext 


.034 


COASP 


Amherstburg T 


3-0234 


Water Pollution Control Plant Ext 


.230 


UG 


Anderdon Twp 


1-0253-01 


Sanitary Sewers and Pumping 


.025 


DiSB. 


Anderdon/Colchester 


1-0247 


Sanitary Sewers, Forcemain 


.177 


DiSB. 


Aylmer T 


3-0231 


Expn. to Lagoon & Main Pumping St 


.758 


UG 


Aylmer T 


7-0230 


Water Storage, Trunk Watermain 


.177 


UG 


Blenheim Area 


5-0104 


Engineering Study 


.000 


DiSB. 


Caradoc/Ekfrld (Mlbn) 


5-0135-01 


W Standpipe Repairs (Cptizd) 


.000 


DiSB. 


Chatsworth V 


7-0069 


Water Treatment and Distn 


.072 


UG 


Chesley T 


7-1013-0 


Water Tank Rehab. 


.112 


W-TANK 


Colchester So Twp 


5-0061-00 


Land Acq for Waterworks 


.000 


DISB. 


Colchester South Twp 


3-0040 


Pump Stn., Treatment Facilities 


.014 


UG 


Collingwood Twp 


3-0174 


Sewage and Water Works 


5.401 


UG 


Collingwood Twp 


3-0174-6 


Sewage and Water Works 


1.405 


BILD 


Dresden T 


7-0454 


Water Storage Tank (Standpipe) 


.276 


UG 


Dundalk V 


13-133 


Expansion of Sewage Lagoon 


.119 


COASP 


Dundalk V 


3-0189 


Expansion of Sewage Works 


.081 


UG 


Dundalk V 


7-1010 


Water Tank Rehab. 


.012 


W-TANK 


East Lambton 


5-0184 


Future Contracts 


.434 


DISB. 


Elora V 


7-0602 


Elevated Water Storage Tank 


.259 


UG 


Enniskillen • Twp 


7-0530 


Trunk & Distbn. Mains 


.017 


UG 


Essex T 


1-0056-01 


Sanitary Sewage Works 


.323 


DISB. 


Euphrasia Twp 


3-0367 


Lagoon Expansion 


.022 


UG 


Exeter T 


3-0202 


Sewage Treatment Plant Exp. 


.177 


UG 


Goderich T 


7-0290 


Water Reservoir, Pumping Station 


.378 


UG 


Gosfleld South Twp. 


7-0596 


W.M. Extn.-3rd & 4th - Bird Sane 


.058 


UG 


Gosfleld South Twp. 


7-0604 


W.M. - Arner Towniine Rd. 


.046 


UG 


Gosfleld South Twp. 


7-0605 


W.M. - 4th Line to Hwy. 3 


.018 


UG 


Gosfleld South Twp. 


7-0606 


W.M. Extn.-2nd Cone. Rd. 


.008 


UG 


Grand Bend V 


1-0271 


Sewage Works 


.003 


DISB. 


Hanover T 


7-0487 


Supply & Storage Fac. & Trunk W.M. 


.156 


UG 


Harrlston T 

i 


3-0285 


Sewage Treatment Works Exp. 


.284 


UG 



South 

Western 

Region 



s 



South 

Western 

Region 

Glossary of Terms 

Municipal Abbreviations 



T 

Twp 

V 

RM 

1 



f 



Town 

Township 

VI I lags 

Regional Municlpaiity 

Improvement District 

City 



Project Descriptions Abbreviations 



STP 

WTP 

SWorttt 
San. Sawar 
W.MaIn, W 

Ext., Exp. 

WPCP 



Sewage Treatment 

Riant 

Water Treatment 

Plant 

Sewage Worlcs 

Sanitary Sewer 

Water Main, 

Water 

Extension or 

Expansion 

Water Pollution 

Control Plant 



Assistance Provided 

- (minui) Indicates recovery of 
overpayment from 
1963/84 

Funding Source Abbreviations 

DR 



MOE Disbursements, 
Regular 

MdE, Up-Front Grants 
MOE, Private Systems 
Grant 

Board of Industrial 
Leadership and Develop- 
ment Grants 

MNDM Regional Priorities, 
Grants 
COASP Canada/Ontario Agree- 
ment Sewage Program 
Grants (Federal) 



UQ 
PS 

BILD 



RPB 



MUNICIPALITY 


REFERENCE 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 


FUNDING 




NUMBER 




(Smillons) 


SOURCE 


Kincardine - T 


3-0489 


Phosphorus Removal 


.009 


UG 


Kingsville T 


3-0217 


Pumping Stations and Lagoon 


1.012 


UG 


Lake Huron W.S. 


5-0001-02 


Future Contracts 


4.055 


DISB. 


Lake Huron W.S. 


5-0001-02 


Engineering Design, Roof 


1.428 


DISB. 


Lion's Head V 


7-0180 


Water Works 


,053 


UG 


Listowei T 


3-0350 


Sanitary Sewers on Walton 


.018 


UG 


London C 


3-0152 


Fluidized Bed Incinerator-Greenway 


.499 


UG 


London C 


3-0197 


Greenway Pollution Control Plant 


.024 


UG 


London C 


3-0328 


Exp. of Odour Scrubber Capacity 


.003 


UG 


Lucknow V 


3-0175 


Sewage Coiiectlon & Treatment Works 


.061 


UG 


Markdaie V 


3-0232 


Exp. of Sewage Treatment Facilities 


,132 


UG 


Mildmay V 


7-0402 


Water Works improv. - Phase li 


.016 


UG 


Mildmay V 


7-0402-0 


Water Works improv. - Phase ill 


.460 


UG 


Paisiey V 


7-1014 


Water Tank Rehab. 


.007 


W-TANK 


Petrolia (Centre St.) 


7-1019 


Water Tank Rehab. 


.000 


W-TANK 


Petroiia T 


7-0474 


Exp. of Water Supply Facilities 


.083 


UG 


Pickering T 


8-0087 


Private Well improvements 


.179 


PS 


Port Burweii V 


1-0337 


Sanitary Sewers, Sewage 


.228 


DISB. 


Port Burweli V 


13-138 


Sewage Treatment Plant, Sewers 


.024 


COASP 


Port Burweii V 


5-0013 


Capitalization of Operating 


.079 


DISB. 


Ripley V 


3-0428 


New San. Sew. Coil. & Treat. Fac. 


.014 


UG 


Sandwich West Twp. 


1-0206 


Future Contracts 


.020 


DISB. 


Sarnia Twp. 


7-0635 


450 mm Watermain on Hwy. 7 


.039 


UG 


St. Marys T 


7-0518 


P.U.C. Waterworks Program 


.060 


UG 


St. Thomas C 


13-081 


Sewage Treatment Plant 


.000 


COASP 


St. Vincent Twp. 


3-0383 


Lakeshore Rd. Sanitary Sewer 


.014 


UG 


Stratford PUC 


7-0588 


Water Trmnt Works & Distn System 


.012 


UG 


Sydenham Twp. 


7-0382 


Water Supply - Hamlet of Leith 


.555 


UG 


Thamesviile V 


7-0624 


Dual Filtration System 


.054 


UG 


Thedford V 


70289 


Trunk Water Feedermains & Storage 


.206 


UG 


Thornbury T 


1-0022-02 


Provincial Sewage Works 


.017 


DiSB. 


Thornbury T 


5-0062-2-5 


Water Works 


.060 


DISB. 


Tilbury West 


5-0148 


Water Transmission Line 


.000 


DiSB. 



10 



MUNICIPALITY 


REFERENCE 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVJDED 


FUNDING 




NUMBER 




(Smlllons) 


SOURCE 


Tilbury West Twp 


7-0517 


Watermain Extensions 


.027 


UG 


Tiverton V 


7-0480 


Water Storage Tank 


.109 


UG 


Watford V 


7-1017 


Water Tank Rehab. 


.011 


W-TANK 


West Lambton 


5- 


Water Works System 


.000 


DISB. 


Wheatley V/Romney 


1-0228 


Sanitary Sewers, Sewage 


.133 


DISB. 


Twp. 










Wrarton T 


13-038 


Sewage Treatment Facilities Expansion 


.130 


COASP 


Wiarton T 


3-0020 


Sewage Treatment Facilities Expansion 


.148 


UG 


Windsor C 


3-0257-0 


Lennon Trunk San. Sewer Ph3 


.002 


UG 


Woodstock C 


3-0393 


Construction of Dewaterlng Facilities 


.028 


UG 


TOTAL, SOUTHWESTEI 


IN 


(68 PROJECTS) 


21.192 





South 

Western 

Region 
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West 

Central 

Region 



KEVi 



13 



? 



WMt Ctntril Region 


P.O. BOX 2112 


119 King Street West 


Hamlllon, Ontario 


IJBN3Z9 


416/521-7640 


1 1. Haldlmand-NorfolK 


2. Brant 


3. Niagara 


4. Hamllton-Wentwortn 


5. Waterloo 


6. Wellington 


7. Dufferin 


8. Hallon 


9. Peel 


10. York 


11. Durham 


12. SImcoe 


13. Grey 


14. Perth 


15. Oxford 


16. Elgin 


Regional Office 


District Office 



14 



* Cambridge 



16 
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MUNICIPALITY 


REFERENCE 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 


FUNDING 




NUMBER 




(Smillons) 


SOURCE 


AncasterT (Ham-WW) 


1-0082-01 


Misc Charges for S Works 


.007 


DISB. 


Arthur V 


7-0452 


New Water Supply 


.016 


UG 


Cambridge (Hespeler) 


7-1004 


Water Tank Rehab. 


.368 


W-TANK 


Drayton V 


13-139 


Sewage Treatment & Collection 


.226 


CO ASP 


Drayton V 


3-0150 


Sewage Treatment & Collection 


.507 


UG 


Drayton V 


4-0102 


Upgrading Private Sewage Works 


.028 


PS 


Drayton V 


7-0246 


Water Distribution System 


.125 


UG 


Drayton V 


7-0246-0 


Water Supply System 


.457 


UG 


Fort Erie T 


1-0277 


Future Contracts 


.363 


DISB. 


Fort Erie T 


1-0277 


Sanitary Sewage 


.585 


DISB. 


Haldimand-Norfolk RM 


3-0488 


Port Dover S.T.P. Upgrade 


.010 


UG 


Haldimand-Norfolk RM 


5-0213 


Water Works 


.001 


DISB. 


Haldimand-Norfolk RM 


7-0520 


Water Treatment Plant-Cayuga 


.021 


UG 


Hamilton C 


1-0215 


Legal Fees 


.000 


DISB. 


Hamilton-Went\worthi RM 


3-0195 


San. Sewer-QEW-Glover-Lewis Rd. 


- .029 


UG 


Hamilton-Wentworth RM 


3-0387 


Woodward Ave, S.T.P. Outfall 


.035 


UG 


Hamllton-Wentworth RM 


3-0412 


Greenhill Storm Water Control Fac 


.722 


UG 


Hamilton-Wentworth RM 


3-0506 


S.W.A.R.U. Retrofit Project 


3.800 


UG 


Hamilton-Wentworth RM 


7-0266 


Pumping Station WH18 (Ancaster) 


.002 


UG 


Hamilton-Wentworth RM 


7-0267 


Reservoir WH18 (Ancaster) 


.005 


UG 


Hamilton-Wentworth RM 


7-0339 


400 mm Trunk Watermain 


.003 


UG 


Hamilton-Wentworth RM 


7-0372 


Greenhill Water Pumping Station 


.008 


UG 


Hamilton-Wentworth RM 


7-0418 


Modify & Upgrade the Woodward Ave WTP 


.160 


UG 


Hamilton-Wentworth RM 


7-0556 


Lynden Water Supply System 


.538 


UG 


Mount Forest 


7-1003 


Water Tank Rehab. 


.221 


W-TANK 


Mount Forest T 


3-0352 


Sanitary Sewer System Improvement 


.181 


UG 


Niagara Falls C 


3-0378 


Sewage Treatment Plant Expansion 


.855 


UG 


Niagara on the Lake T 


3-0369 


Sanitary Sewers, Trunk San. Sewer 


.003 


UG 


Niagara RM 


3-0360 


Trunk Sewer on Stanley Ave., 


.002 


UG 


Niagara RM 


7-0054 


W.T.P. — Port Colborne 


.094 


UG 


Niagara RM 


7-0585 


W.T.P. & Supvr. Control System 


.254 


UG 


Oakland Twp 


8-0081 


Private Water Systems (Study) 


.001 


PS 


Palmerston T 


3-0076-0 


Environmental Study Report 


.054 


UG 



West 
Central 
Region 

Glossary of Terms 

Municipal Abbreviations 

T Town 

Twp Township 

V Village 

RM Regional Municipality 

ID Improvement District 

C City 

Project Descriptions Abbreviations 



STP 

WTP 

S Works 
San. Sewtr 
W.MaIn, W 

Ext., Exp. 

WPCP 



Sewage Treatment 

Plant 

Water Treatment 

Plant 

Sewage Works 

Sanitary Sewer 

Water Main, 

Water 

Extension or 

Expansion 

Water Pollution 

Control Plant 



Assistance Provided 

- (minus) Indicates recovery of 

overpayment from 
1963/84 

Funding Source Abbreviations 

DR 



MOE Disbursements, 
Regular 

MOE, Up-Front Grants 
MOE, Private Systems 
Grant 

Board of Industrial 
Leadership and Develop- 
ment Grants 

MNDM Regional Priorities, 
Grants 

COASP Canada/Ontario Agree- 
ment Sewage Program 
Grants (Federal) 



UG 
PS 

BILD 



RPB 
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West 

Central 

Region 



MUNICIPALITY 


REFERENCE 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 


FUNDING 




NUMBER 




($millons) 


SOURCE 


Palmerston T 


3-0076-0 


Sewage System Rehabilitation 


.094 


UG 


Paris T 


3-0381 


Sewage Services Construction 1984 


.007 


UG 


Paris T 


3-0461 


Sewage Services Construction 1985 


.101 


UG 


Paris T 


7-0485 


Water Services Construction 1984 


.009 


UG 


Paris T 


7-0571 


Water Services Construction 1985 


.006 


UG 


Waterloo RM 


13-126 


Sewage Treatment Plant 


.054 


GOASP 


Waterloo RM 


3-0093 


Sewage Treatment Plant Ext'n-Elmira 


.306 


UG 


Waterloo RM 


7-0211-0 


Watermain-Zone 5A-Kitchener 


.040 


UG 


Waterloo RM 


7-0285 


24" Trunk Watermain 


.005 


UG 


Waterloo RM 


7-0581 


Well Replacement Program 


.024 


UG 


Waterloo RM 


7-0582-0 


Water Pumping Station 


.093 


UG 


Waterloo RM 


7-0582-0 


Fischer-Hallman-24" Watermain 


.108 


UG 


Wellesley Twp 


7-0538 


Water Supply System / 8-0008 


.466 


UG 


Wllmol Twp 


7-0539 


Water Storage, Watermains 


.615 


UG 


Woodhouse (Hald. Norf) 


1-0288 


Sewage Works 


.000 


DISB. 


TOTAL, WEST CENTRAL 




(43 PROJECTS) 


11.543 






New screw pumps are being constructed at the Number STP located on Toronto's lakeshore . 
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MUNICIPALITY 


REFERENCE 
NUMBER 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 
(Smillons) 


FUNDING 
SOURCE 


Adjala Twp 


7-0479 


Water Distribution System - Colgan 


.005 


UG 


Adjala Twp 


7-0479-0 


Improvements to Water Dist. 


.124 


UG 


Alliston T 


3-0425 


Sewage Services (Honda) 


.304 


UG 


Alliston T 


7-0528 


Water Services (Honda) 


.029 


UG 


Barrle C 


13-143 


W.P.C.P. Phosphorous Removal 


.220 


COASP 


Barrle C 


3-0279 


Water Pollution Control Plant Exp'n 


.518 


UG 


Barrie C 


7-0491 


Water Supply and Storage Facilities 


.014 


UG 


Beeton V 


7-0017 


Watermain Improv. Wori<s 


.023 


UG 


Beeton V 


7-0526 


Waterworlts Upgrading 


.084 


UG 


Bexley/Somervllle Twp 


8-0097 


Private Water Systems (Study) 


.077 


PS 


Bobcaygeon V 


1-0136 


Sewage Treatment Plant, 


.069 


DISB. 


Bradford T 


3-0061 


W.P.C.P. Expansion, Pumping 


.725 


UG 


Campbellford 


7-1011-0 


Water Tank Rehab. 


.089 


W-TANK 


Colborne V 


1-0282-02-04 


Sewage Treatment Plant 


.013 


DISB. 


Colborne V 


13-005 


Sewage Treatment Plant, Sewers 


.204 


COAST 


Colllngwood T 


3-0446 


West End Corridor San. Sewage Work 


.145 


UG 


Cookstown V 


3-0371 


Collector Sewers and Treatment 


.118 


UG 


Durham RM 


13-122 


Pringle Corbett Sewers 


.014 


COASP 


Durham RM 


3-0235 


Construction of Bowmanville 


.001 


UG 


Durham RM 


3-0447 


San Sewers on Easement & Main St. 


.039 


UG 


Durham RM 


7-0330 


AjaxMhitby Interconn. w/M & P.S. 


.027 


UG 


Durham RM 


7-0371 


W/M on Hwy 7A Simcoe St.-Water St. 


- .004 


UG 


Essa Twp 


3-0501 


Road Restoration 


.008 


UG 


Essa Twp 


7-0397 


Improvements of McGeorge Water Supply 


.468 


UG 


Essa Twp (Angus) 


1-0244-00 


Repairs for Prov S. Works 


.070 


DISB. 


Essa Twp (Angus) 


1-0244-04 


Stabiliz'n of Riverbank 


.000 


DISB. 


Essa Twp (Angus) 


1-0244-04 


Sewage & Settlement of Claim 


.027 


DISB. 


Fenelon Twp 


7-0327 


Water Works- Southview Estates 


.269 


UG 


Georgina Twp 


1-0202; 
1-0295 


Durham Contracts 


2.953 


DISB. 


Georgina Twp 


1-0202; 
1-0295 


Sewage Treatment Plant, Sewers 


10.271 


DISB. 


Georgina Twp 


13-013-153 


Sewage Treatment Plant, Sewers 


1.045 


COASP 


Georgina Twp 


7-0467 


Trunk Watermain at Black River Rd. 


.003 


UG 



Central 
Region 



Glossary of Terms 

Municipal Abbreviations 

T Town 

Twp Township 

V Village 

HM Regional Municipality 

ID Improvement District 

C City 

Project Descrlptlona Abbreviations 



STP 

WTP 

SWork* 
San. Sewer 
W.MaIn, W 

Ext., Exp. 

WPCP 



Sewage Treatment 

Plant 

Water Treatment 

Plant 

Sewage Works 

Sanitary Sewer 

Water Main, 

Water 

Extension or 

Expansion 

Water Pollution 

Control Plant 



Assistance Provided 

- (minus) Indicates recovery of 
overpayment from 
1983/84 

Funding Source Abbreviations 

DR 



MCE Disbursements, 
Regular 

MCE, Up-Front Grants 
MOE, Private Systems 
Grant 

Board of industrial 
Leadership and Develop- 
ment Grants 

MNOM Regional Priorities, 
Grants 

COASP Canada/Ontario Agree- 
ment Sewage Program 
Grants (Federal) 



UQ 
PS 

BILD 



RPB 
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Central 
Region 



Kry: 



Central Region 

7 Overlea Blvd. 
4th Floor 
Toronto, Ontario 
M4H 1A8 
416/424-3000 



1. Halton 

2. Pee! 

3. York 

4. Durham 

5. Northumberland 

6. Peterborough) 

7. Victoria 

6, Haliburton 
9. MuskoKa 
10. Simooe 



Regional Office 
District Offices 
Sub-District Office 
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MUNICIPALITY 


REFERENCE 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 


FUNDING 




NUMBER 




(Smillons) 


SOURCE 


Halton RM 


3-0451 


8-Enclosed Blending Tanks - Oakvllle 


.637 


UG 


Hatton RM 


3-0453 


Upgrade W.P.C.P. Digester ■ Georgetown 


.203 


UQ 


Halton RM 


7-0080-04 


600mm W/M on U.M. Rd-Parkway 


.145 


UG 


Halton RM 


7-0080-03 


750MM W/M on U.M. Rd-6th Line 


.113 


UG 


Halton RM 


7-0134-06 


HIghi Lift PS, Pump Replac. 


.Di4 


UG 


Halton RM 


7-0220-04 


750mm W/M Upper Middle Rd. 


.050 


UG 


Halton RM 


7-0220-03 


750mm W/M Upper Middle Rd. 


.036 


UG 


Halton RM 


7-0310-08 


Water Flltrat'n Plant Exp'n.Buriington 


.063 


UG 


Halton RM 


7-0310-04 


Instrumentation and Control-Burlington 


.020 


UG 


Halton RM 


7-0408 


Hydro Sub-Stn at Water Plant-Oakville 


.067 


UG 


Halton RM 


7-0409 


Low Lift Sys. Imp. -Oakvllle 


.025 


UG 


Halton RM 


7-0552 


600mm W/M-Headon Rd.-U.M. Rd. 


.055 


UG 


Innisfil Twp 


13-129 


Sewers, Sewage Treatment Plant 


-.002 


COASP 


Innlsfil Twp 


13-130 


Sewers, Sewage Treatment Plant 


.001 


GOASP 


Innisfil Twp 


13-131 


Sewers, Sewage Treatment Plant 


-.004 


COASP 


Innisfil Twp 


13-134 


Sewers 


.010 


COASP 


Innisfil Twp 


13-144 


Sewers, Sewage Treatment Plant 


.(m 


COASP 


Innisfil Twp 


13-145 


ST. P. 


.203 


COASP 


Innisfil Twp 


30087 


Sewage Works Programme 


5.352 


UG 


Innisfil Twp 


8-0080 


Private Water Systems (Study) 


.038 


PS 


Innisfil/Barrle Annex. 


3-0439 


Annexation (M.M.A.H.) 


1.900 


UG 


Muskoka DM 


3-0138 


Sewage Treatment Plant Extension 


.114 


UG 


Muskoka DM 


3-0193 


Ext. of Sewer System, Bracebridge 


-.051 


UG 


Muskoka DM 


3-0263 


Relining of Sanitary Sewer 


.006 


UG 


Newmarket T 


7-0564 


Watermain on Davis Drive 


.om 


UG 


Newmarket T 


7-0565 


W/M on Eagel St. (Yonge-Glenway) 


.006 


UG 


Newmarket T 


7-0566 


W/M on Prospect St. -Oavis-Srigl 


*oao 


UG 



Central 
Region 



t? 



Central 
Region 

Glossary of Terms 

Municipal Abbreviations 



T 


Town 


Twp 


Township 


V 


Village 


RM 


Regional Municipality 


ID 


Improvement District 


C 


City 


Project Descriptions Abbreviations 


STP 


Sewage Treatment 

Plant 

Water Treatment 


WTP 




Plant 


S Works Sewage Works 


San. Sewar Sanitary Sewer 


W.Malri 


, W Water Main, 




Water 


Ext., Exp. Extension or 




Expansion 


WPCP 


Water Pollution 




Control Plant 


Assistance Provided 


- (minus) Indicates recovery of 




overpayment from 




1983/84 


Funding Source Abbreviations 


DR 


MOE Disbursements, 




fieguiar 


UQ 


MOE, Up-Front Grants 


PS 


MOE, Private Systems 




Grant 


BILD 


Board of Industrial 




Leadership and Develop- 




ment Grants 


RPB 


MNDM Regional Priorities, 




Grants 


COASP Canada/Ontario Agree- 




ment Sewage Program 
Grants (Federal) 





MUNICIPALITY 


REFERENCE 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 


FUNDING 




NUMBER 




(Smillons) 


SOURCE 


Orillia Twp (Washago) 


3-0153 


Sewage Collection System 


.106 


UG 


Orillia Twp (Washago) 


7-0182 


Water Distribution System 


.165 


UG 


Peel RM 


3-0089-3 


CPR Interceptor Sewer Stage III 


.012 


UG 


Peel RM 


3-0203 


Trunk Sewer • Fletcher Creek 


.099 


UG 


Peel RM 


3-0203-0 


Fletcher Creek San. Trunk Sewer 


.001 


UG 


Peel RM 


3-0462 


Sanitary Trunk Sewer 


.068 


UG 


Peel RM 


3-0463 


Bolton Sewage Forcemaln 


.043 


UG 


Peel RM 


7-0572 


Alton Well per new HC 


.096 


UG 


Penetanguishene T 


3-0372 


Pumping Station, Forcemaln 


.088 


UG 


Penetanguishene T 


3-0399 


New Sewage Treatment Plant 


1.254 


UG 


Percy Twp (Warkworth) 


4-0003 


Private Sewage Works 


.024 


PS 


Peterborough C 


7-0277 


Low Lift Pump Replacement 


.002 


UG 


Peterborough C 


7-0278 


Elevated Water Tank 


.007 


UG 


Peterborough PUC 


7-0431 


Trunk Watermains - Parkway 


.002 


UG 


Peterborough PUC 


7-0432 


Ashburnham Dr. Trunk Watermain 


.001 


UG 


Port McNicoll V 


3-0379 


Repairs to Manhole 


.001 


UG 


Richmond Hill T 


3-0467 


Lake Wilcox/Oak Ridges San. Sewer 


.753 


UG 


Scugog Twp 


8-0061 


Priv. Wat. Sys. Study-Greenbank 


.025 


PS 


Smith Twp 


4-0016 


Private Sewage & Water Systems 


.235 


PS 


South Peel 


3-0053-01 


South Peel Subsidy 


.908 


UG 


South Peel Area 


1-0053-16,17, 


Sewage Treatment Plant 


1.205 


DISB. 


South Peel Area 


1.0053-21,22 


Future Contracts 


.411 


DISB. 


South Peel Area 


5-0020-28 to 


Water Treatment Plant 


3.988 


DISB, 


South Peel Area 


5-0020-34,35 


Future Contracts 


.408 


DISB. 


Tay Twp 


7-0591 


Forest Harbour Planning Study 


.005 


UG 


Toronto Metro 


3-0100-06 


Supervisory Control at Main Plant 


.071 


UG 


Toronto Metro 


3-0100-02 


Install Mechanical Equipment-Main 


.029 


UG 


Toronto Metro 


3-0100-05 


Conversion of Filters at Main Plant 


- .008 


UG 


Toronto Metro 


3-0207 


Humber Sewage Treatment Plant Aeration 


- .013 


UG 


Toronto Metro 


3-0209 


Additions to Incinerator-Main 


.029 


UG 


Toronto Metro 


3-0210 


Waste Heat Building Sub-structure-Main 


.028 


UG 


Toronto Metro 


3-0339 


Effluent Pumping Station -Humber 


.662 


UG 


Toronto Metro 


3-0341 


Plant Improvements - N. Toronto 


.006 


UG 


Toronto Metro 


3-0420 


improvements to Sludge Treatment-Main 


.168 


UG 


Toronto Metro 


3-0470 


Secondary Trmnt Facilities-Number 


.281 


UG 


Toronto Metro 


3-0471 


Aeration Impvmnt-Highland Creek 


.076 


UG 
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MUNrCIPALITY 


REFERENCE 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 


FUNDING 




NUMBER 




(Smillons) 


SOURCE 


Toronto Metro 


3-0472 


Misc Improvements at Number 


.007 


UG 


Toronto Metro 


3-0473 


Odour Control Facilities - Number 


.218 


UG 


Toronto Metro 


3-0474 


Sludge Dewatrng ll-Decant-Main 


.133 


UG 


Toronto Metro 


3-0475 


Sludge Dewatrng-Odour Control-Main 


.193 


UG 


Toronto Metro 


3-0476 


Sludge Dewatrng Ill-Main 


.104 


UG 


Toronto Metro 


3-0487 


Beach lmprovement-(1985) 


3.371 


UG 


Toronto Metro 


7-0077-0 


Process Control at R.L Clark 


.047 


UG 


Toronto Metro 


7-0086 


Watermalns-John St. to Rosehlll 


.072 


UG 


Toronto Metro 


7-0377 


Watermain - Rathnelly Ave. 


.014 


UG 


Toronto Metro 


7-0378 


Central Control System 


.004 


UG 


Toronto Metro 


7-0464 


750mm Watermain on Neilson Rd. 


.008 


UG 


Toronto Metro 


7-0575 


1200mm WMain-Finch Av frm 


.358 


UG 


Vaughan T 


3-0256 


Rainbow Creek Trunk Sewer 


.002 


UG 


Vaughan T 


7-0360 


Steeles Ave. Trunk Watermain 


.002 


UG 


Vaughan T 


7-0389 


Jane St. Watermain 


.003 


UG 


Victoria Harb V/Tay Twp 


1-0329 


Sewage Treatment Plant 


.073 


DISB. 


Victoria Harbour V 


1-0329-00 


Repairs for Pro v. S. Works 


.022 


DISB. 


Victoria Harbour V 


5-0011-04 


Engineering Fees 


.000 


DISB. 


Wasaga Beach 


3-0502 


Road Restoration 


.014 


UG 


Wasaga Beach Area 


2-0337 


Repairs for Mun S Works 


.001 


DISB. 


Wasaga Beach Area 


6-0286-01 


Misc for Mun W Works 


.001 


DISB. 


Whltchurch-Stouffvllle 


7-0583 


Waterworks Sys Ext'n 


.009 


UG 


Whltchurch-Stouffville 


8-0093 


Private Water Supply Sys-Ballantrae 


.098 


PS 


York RM 


7-0143 


Water Storage Facility - Stouffville 


.018 


UG 


Yorl< RM 


7-0144 


Stouffvllle Well No. 3 


.001 


UG 


York RM 


7-0146 


Sutton Water Storage 


.004 


UG 


York RM 


7-0195 


Oak Ridges Water Storage 


.021 


UG 


York RM 


7-0390 


Newmarket West Reservoir 


.009 


UG 


York RM 


7-0391 


Newmarket Well No. 16 


-.010 


UG 


York RM 


7-0393 


Aurora South Water Storage 


.038 


UG 


York RM 


7-0394 


Aurora West Water Storage 


.009 


UG 


York/Durham 


1-0106 


Provincial Sewage 


2.195 


DISB. 


YorWDurham 


5-0039 


Provincial Water Works 


2.058 


DISB. 


York/Durham Ph 2 


1-0600 


Duffin Ck. STP-Phase II 


.047 


DISB. 


TOTAL, CENTRAL 




(108 PROJECTS) 


47.354 





Central 
Region 



n 



South 

Eastern 

Region 



Sout)wut«m Raglon 

P.O. Box 820 
133 Dadon Avenue 
Klnoston, Ontario 
K7L 4X6 
613/549-4000 



KEY: 



1. Prince Edward 

2. Hastings 

3. Renfrew 

4. Lennox and Ad- 
ding ton 

5. Frontenac 

6. Leeds 

7. Lanark 

8. Ottawa-Car! aton 

9. Qrenvllla 

10. Oundas 

11. Russell 

12. Prsscott 

13. Glengarry 

14. Stormont 



■ Regional Office 
• District Offices 
▲ Sub-District Office 
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MUNICIPALITY 


REFERENCE 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 


FUNDING 




NUMBER 




(Smillons) 


SOURCE 


Alfred V 


7-0458 


Replacement of Watermain 


.012 


UG 


Amellasburgh Twp 


40099 


Sewage Problems (Study)-Rossmore 


.030 


PS 


Ameliasburgh Tsp 


7-0101 


Water Supply and Distn-Amellasburgh 


.194 


UG 


Athens V 


4-0058 


Private Sewage & Water Works 


.281 


PS 


Bastard & South Burgess 


8-0076 


Private Water Rehab. (Study)-Delta 


.002 


PS 


Beachburg V 


7-0107-0 


Waterworks Improvement 


.010 


UG 


Belleville C 


13-061 


Trunk Sewers 


.161 


COASP 


Belleville C 


1-0004 


Sewage Treatment Plant Ext., 


.093 


DISB. 


Caledonia Twp 


4-0095 


Private Sewage Sys Study-St. Bernardin 


.018 


PS 


Cambridge Twp 


7-0024 


Water Works Programme 


.060 


UG 


Carleton Place T 


3-0148 


Sewage System Rehabilitation 


.277 


UG 


Carleton Place T 


7-0184 


Water Treatment Plant, Water Storage 


.957 


UG 


Chalk River V 


7-0155 


New Water Supply Facility 


.204 


UG 


Charlottenburgh Twp 


3-0427 


Purcell Subdiv. Sewage System 


.057 


UG 


Charlottenburgh Twp 


7-0531 


Purcell Subdiv. Water System 


.043 


UG 


Charlottenburgh Twp 


8-0103 


St. Raphael - Private Water System 


.010 


PS 


Cornwall C 


13-151 


Sewage Treatment Plant 


.536 


COASP 


Cornwall C 


3-0171 


Water Pollution Control Plant Exp. 


.926 


UG 


Cumberland Twp 


4-0068 


Private Sewage and Water 


.013 


PS 


Deloro V 


4-0017 


Private Sewage Systems (Study) 


.001 


PS 


East Hawkesbury Twp 


3-0366 


Sanitary Sewer Sys (Chute a Blondeau) 


.342 


UG 


East Hawkesbury Twp 


4-0002 


Pvt Sewage Works (Chute a Blondeau) 


.056 


PS 


East Hawkesbury Twp 


8-0002 


Private Water Works (Chute a Blondeau) 


.178 


PS 


Edwardsburg Twp 


3-0499 


Sew. Treatment & Collection System 


.031 


UG 


Edwardsburgh Twp 


4-0094 


Private Sewage System 


.006 


PS 


Eganville V 


3-0436 


Sewer Extension 


.058 


UG 


Eganvllle V 


7-0540 


Water Extension 


.040 


UG 


Gananoque T 


3-0374 


Sewers 


.014 


UG 


Gananoque T 


3-0374-0 


Sewers and Pumping Station 


.144 


UG 


Gananoque T 


7-0506 


Watermain Replacement & Extension 


.083 


UG 


Hagarty & Richards 


8-0094 


Private Water Systems-Wiino 


.007 


PS 


Hagarty & Richards 


8-0101 


Private Water Systems ■ Roundlake Crt 


.039 


PS 


L'Orlglnal V 


7-0489 


Ext. of Watermain on Eliza Street 


.098 


UG 


Lochlel Twp 


7-0516 


Water Supply Sys. - Glen Robertson 


.244 


UG 


Log hi el Twp 


7-0601 


W/M on Lochlel St. East 


.010 


UG 



South 
Eastern 
Region 
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South 

Eastern 

Region 

Glossary of Terms 

Municipal Abbrsvlatlons 



T 


Town 


Twp 


Township 


V 


Village 


RM 


Regional Municipality 


ID 


Improvement District 


r* 


City 


Project Descriptions Abbreviations 


STP 


Sewage Treatment 




Plant 


WTP 


Water Treatment 




Plant 


S Works Sewage Works 


San. S««Mr Sanitary Sewer 


W.MaIn, W Water Matn, 




Water 


Ext., Exp. Extension or 




Expansion 


WPCP 


Water Pollution 




Control Plant 


Assistance Provided 


-(minus) Indicates recovery of 




overpayment from 
1963/64 


Funding Source Abbreviations 


Dfl 


MOE Olabursements, 




Regular 


UQ 


MOE, Up-Front Grants 


PS 


MOE, Private Systems 




Grant 


BILD 


Board of industrial 




Leadership and Develop- 




ment Grants 


RPB 


MNDM Regional Priorities. 




Grants 


COASP Canada/Ontario Agree- 




ment Sewage Program 
Grants (Federal) 











ASSISTANCE 




MUNICIPALITY 


REFERENCE 
NUMBER 


PROJECT DESCRIPTION 


PROVIDED 
(Smillons) 


FUNDING 
SOURCE 


Lochiel Twp 


4-0044 


Private Sewage and Water Systems 


.030 


PS 


Loughborough Twp 


4-0076 


Private Sewage and Water Systems 


.300 


PS 


Madoc V 


7-0036 


Water Works Improvements 


.038 


UG 


Madoc V 


7-1001 


Water Tank Rehab. 


.026 


W-TANK 


Maxvllle V 


3-0299 


Sanitary Waste Collection 


.027 


UG 


Morrisburg V 


30054 


Trunk Sanitary Sewer 


.058 


UG 


Napanee T 


7-0171-0 


Improvement to W.T.P. 


.026 


UG 


Nepean C 


3-0456 


Barrhaven Trunk San Sewer System 


.431 


UG 


Osgoode Twp (Metcatfe) 


8-0099 


Private Water System (Study) 


.022 


PS 


Osnabruck Twp (New- 










jngton 


4-0086 


Private Sewage Systems (Study) 


.009 


PS 


Oso Twp 


4-0061 


Private Sewage and Water Systems 


.265 


PS 


Ottawa Carelton RM 


3-0458 


Lynwood Collector Sewer Phase III 


.577 


UG 


Ottawa Carleton RM 


3-0459 


Lynwood Collector Sewer Phase IV 


.317 


UG 


Ottawa Carleton RM 


7-0569 


East Transltway/Queensway 


.315 


UG 


Ottawa-Carleton RM 


7-0233 


Fleet St. Sewage Pumping Station 


.066 


UG 


Ottawa-Carleton RM 


7-0427 


Water Feedermain System East 


.001 


UG 


Ottawa-Carleton RM 


7-0427-02 


16" Innes Road Watermain 


.041 


UG 


Ottawa-Carleton RM 


70492 


Central Control & Supervisory System 


.388 


UG 


Ottawa-Carleton RM 


7-0570 


S.E. Ottawa Feedermain System 


.012 


UG 


Pembroke C 


3-0216 


S.T.P. Plant, Pump Stn., Trunk Sew 


.331 


UG 


Pembroke C 


7-0288 


W.T.P. - Reservoir Trunk Watermain 


.193 


UG 


Perth T 


3-0297 


Sanitary and Storm Sewer Rehab. 


-.029 


UG 


Perth T 


3-0297-0 


Sanitary Sewers and Forcemain 


.027 


UG 


Perth T 


3-0465 


Storm and Sanitary Sewer 


.069 


UG 


Plantagenet V 


5-0118 


Engineering Fees 




DISB. 


Prescott T 


7-0255 


Water Treatment Plant Expansion 


.545 


UG 


Prescott T 


7-1008O 


Water Tank Rehab. 


.020 


W-TANK 


Radcliff Twp 


8-0110 


Combermere-Private Water Study 


.045 


PS 


Rear of Leeds & Lnsdne 


4-0066 


Priv Sewage and Waterworks-Lynnhurst 


.105 


PS 


Rockland T 


1-0184 


Future Provincial Projs/Contract 


.441 


DISB. 


Rolph Twp 


4-0065 


Private Sewage & Waterworks-Rolphton 


.012 


PS 


Roxborough Twp 


4-0084 


Private Sewage and Waterworks-Moose Ck 


.003 




Russell Twp 


3-0033 


San. Sewer Sys. - (Embrun) 


1.311 


UG 
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MUNICIPALITY ''^'^^.^5'^P^ 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 


FUNDING 




NUMBER 




(SmIllons) 


SOURCE 


Russell Twp 


7-0023 


Water Supply & Distribution Sys. 


.383 


UG 


Russell Twp 


7-0519 


Improvement to Water Works 


.050 


UG 


Sidney Twp 


3-0127 


Improvement of Sewer System-Batawa V 


.026 


UG 


South Plantagenet TWP 


4-0098 


Water & Sewage Study-Fournier 


.031 


PS 


St. Isidore de Prescot V 


8-0013 


Private Water Systems (Study) 


.005 


PS 


Stirling V 


7-0461 


Watermains and Chlorine Contact 


.323 


UG 


Storrlngton Twp 


8-0069 


Private Water and Sewage- Battersea 


.065 


PS 


Trenton PUC 


7-0576 


Dufferin Str WM, Telemtry Sys, 


.015 


UG 


West Car let on Twp 


8-0077 


Private Water Systems Study-Carp 


.007 


PS 


West Carleton Twp 


8-0090 


Private Water Systems Study-Carp 


.017 


PS 


West Hawkesbury Twp 


8-0062 


Private Water Systems 


.009 


PS 


Williamsburg Twp 


3-0190 


Sewer Test. & Collec. System 


.235 


UG 


Williamsburg Twp 


8-0001 


Private Water Systems 


.083 


PS 


Winchester V 


3-0481 


Sewage Lagoon Exp., P.S., 


.006 


UG 


TOTAL, SOUTHEASTERN 




(80 PROJECTS) 


11.917 






South 
Eastern 
Region 
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North 

Eastern 

Region 



KEf: 



North*a«t*m Region 

11th Floor 

199 Larch Street 

Sudbury, Ontario 

P3E5P9 

705/67&Jt501 



1 . Algoma 

2. Sudbury 

3. Parry Sound 

4. NIplssIng 

5. TImlskaming 

6. Cochrane 

7. Manltoulln 

S. North Channel 



S Regional Office 
• District Offices 
A Sub-District Office 
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MUNICIPALITY 


REFERENCE 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 


FUNDING 




NUMBER 




(Smlllons) 


SOURCE 


AssigJnack Twp 


3-0429 


Le Court - Sew. Coll Sys. Ext'n 


.079 


UG 


Assiginack Twp 


70534 


Le Court - Water Coll. Sys. Ext'n 


.082 


UG 


Aweres Twp 


4-0073 


Priv Sewage & Water Sys-Trout Lake Rd 


.053 


PS 


Billings & Allan E Twp 


7-0545 


Water Sup & Dist'n Sys-Kagawong 


.038 


UG 


Black River Matheson 


1-0419 


Rehab, of Sanitary Sewer Sys-Matheson 


.030 


RPB 


Black River Matheson 


3-0344 


Rehab, of Sanitary Sewer Sys-Matheson 


.086 


UG 


Black River Matheson 


50303 


Upgrading Water Supply at Val Gagne 


.017 


RPB 


Black River Matheson 


7-0490 


Upgrading Water Supply at Val Gagne 


.208 


UG 


Black River Matheson 


7-0615 


Water Works Improvements-Hoityre 


.015 


UG 


Blind River T 


3-0375 


Martin St. Trunk Sanitary Sewer 


.139 


UG 


Burk's Falls V 


1-0065 


Land Acq for S Works 


.008 


DISS. 


Carnarvon Twp 


8-0010 


Private Water Works-Mindemoya 


.011 


PS 


Chapleau Twp 


3-0010 


Sewage System Upgrading 


1.617 


UG 


Cobalt T 


5-0306 


Rehab, of Water Infrastructure 


.050 


RPB 


Dubreuilville I.D. 


1-0433 


Sewage and Water Works 


.280 


RPB 


Dubreuilville I.D. 


3-0026 


Sewage Treatment Facilities 


1.467 


UG 


Dubreuilville I.D. 


7-0019 


Waterworks System 


1.323 


UG 


East Ferris Twp 


40059 


Private Sew. Disp. Sys.-(Derland) 


.042 


PS 


Englehart T 


3-0351 


Sewage Treatment Plant 


.055 


UG 


Espanola T 


3-0426 


Sewage Works & Pump Station (Study) 


.022 


UG 


Espanoia T 


7-0466 


Trunk Watermain at Mead Dr. 


.003 


UG 


Field Twp 


1-0435 


Sew. Wks. Demonstration Project 


.010 


RPB 


Field Twp 


50293 


Water Works (Val des Arbres) 


.010 


RPB 


Field Twp 


8-0020 


Private Water (Study) 


.052 


PS 


Foleyet Twp 


5-0294 


Communal Water System 


.063 


RPB 


Gauthier ID 


3-0483 


Sewage Disposal System-Dobie 


.011 


UG 


Gauthler ID 


8-0021 


Private Water Systems Study-Dobie 


.034 


PS 


Gogama LS.B. 


7-0607 


Emergency Water Line 


.018 


UG 


Haileybury T 


3-0017 


Water Pollution Control Plant Ext'n 


1.093 


UG 


Hearst T 


4-0075 


Priv. Sew. Study-Coppeii & Joques 


.002 


PS 


Hearst T 


5-0136 


New Intake 


.320 


OISB. 


Iroquois Falls T 


4-0093 


Private Sewage Systems (Study) 


.005 


PS 


Iroquois Falls T 


7-1005 


Water Tank Rehab. 


.118 


W-TANK 


Johnson Twp 


1-0428 


Sewage and Water Works (Desbarats) 


.065 


RPB 
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North 

Eastern 

Region 

Glossary of Terms 

Municipal Abbreviations 

T Town 

Twp Township 

V Vlilags 

RM Regional Municipality 

ID Improvement District 

C City 

Project Descriptions Abbreviations 



WTP 

SWoiltfl 
San. Sewer 
W.Mafn, W 

ExL, Exp. 

WPCP 



Sewage Treatment 

Plant 

Water Treatment 

Plant 

Sewage Works 

Sanitary Sewer 

Water Main, 

Water 

Extension or 

Expansion 

Water Pollution 

Control Plant 



Assistance Provided 

- (minus) Indicates recovery of 
overpayment irom 
1983/84 

Funding Source Abbreviations 

DR 



MOE Disbursements, 
Regular 

MOE, Up-Front Grants 
MCE, Private Systems 
Grant 

Board of Industrial 
Leaderstilp and Develop- 
ment Grants 

MNDM Regional Priorities. 
Grants 
COA5P Canada/Ontario Agree- 
ment Sewage Program 
Grants (Federal) 



uo 

PS 
BILD 



RPB 



MUNICIPALITY 



REFERENCE 
NUMBER 



PROJECT DESCRIPTION 



ASSISTANCE 
PROVIDED 
(Smillons) 



FUNDING 
SOURCE 



Johnson Twp 
Johnson Twp 
Kirkland Lake T 
Kirkland Lake T 
Kirkland Lake T 
Larder Lake Twp 
Larder Lake Twp 
MacDonald, Meredith & 

Abrdn Twp 
Mattawa T 
Mattawa T 

Mattice-Val Cote Twp 
Mattice-Val Cote Twp 
MIchlpicoten Twp 
MIchiplcoten Twp 
MIchlpicoten Twp 
Moose Factory Island 
Moosonee Twp 
New Liskeard T 
Nickel Centre T 
North Himsworth Twp 
North Shore Twp 
North Shore Twp 
Parry Sound T 
Parry Sound T 
Rayside-Balfour Twp 
Rutherford and 

George Is Twp 
Rutherford and 

George Is Twp 
Sault Ste. Marie C 
Smooth Rock Falls T 
Smooth Rock Falls T 



3-0438 
7-0541 
3-0414 
7-0380 
7-0597 
1-0346 
3-0013 
8-0107 

3-0409 

3-0437 

3-0016 

7-0256-00 

1-0443 

3-0358 

7-0505 

3-0440 

7-0395-1 

3-0097 

8-0102 

7-0509-0 

3-0018 

8-0007 

2-0675 

7-0462 

2-0302 

3-0508 

7-0013 

3-0262 
3-0385 
7-0586 



Sewage Works - Desbarats 
Water Works - Desbarats 
Sew. & Treatment Plant (Swastika) 
Waterline from Chaput Hughes 
Swastika Trunk Watermain 
Sewage Treatment Works 
Sewer Line, Forcemain, Pumping St 
Special Grant-Natural Salt Cont. 

Lagoon Repair 

Rosemount Sanitary Sewers 

Sewage Works (Mattlce) 

Water Distribution System-Mattlce 

Exp. Sewage Lagoon at Wawa 

Exp. Sewage Lagoon at Wawa 

Water Works - "Mission" Community 

Treatment & Trunk Sewers 

Ext. To Water Treatment Facilities 

Expansion of Sewage Treatment 

Private Water Systems Study-Wahnapitei 

Water Supply & Treatment Facility 

Sewage (Collection System-Spanish 

Private Water Systems Study-Spragge 

Sewage Treatment Plant 

Water Distr'n and Storage Exp'n 

Settlement 

Sewage Disposal System-Killarney 

Water Trtmnt and Distn Sys-Killarney 

Major Water and Sewage Works 
Replacement of Sanitary Sewer 
Extn. W/M to Proposed Hospital Site 



.011 
.021 
1.744 
.367 
,113 
.180 
.250 
.009 

.001 
.294 
.057 
.135 
.050 
.043 
.365 
.040 
.179 
.460 
.068 
.004 
.458 
.036 
.085 
.072 
.000 
.021 

.074 

2.017 
.086 
.044 



UG 
UG 
UG 
UG 
UG 
RPB 
UG 
PS 

UG 

UG 

UG 

UG 

RPB 

UG 

UG 

UG 

UG 

UG 

PS 

UG 

UG 

PS 

DISS. 
UG 

DISB. 
UG 

UG 

UG 
UG 
UG 
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MUNICIPALITY ''^l'^"^'*'^^ 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 


FUNDING 




NUMBER 




(Smillons) 


SOURCE 


Springer Twp 


4-0101 


Private Water & Sewer Sys. Study 


.064 


PS 


Sudbury RM 


3-0468 


Lively S.T.P. Upgrading 


.065 


UG 


Sudbury RM 


3-0469 


Coniston S.T.P. Upgrading 


.052 


UG 


Sudbury RM 


6-0666-03,5,7 


CPTLZED ACCT/per Mar COBtS 


1.035 


DISB. 


Sundridge V 


1-0111 


Sewage Works 


Mm 


DISB. 


Sundrldge V 


3-0485 


Lagoon & Sewers (Study) 


mi 


UG 


Temagami Twp 


1-0274-00 


MIsc for S Works 


jm 


DISB. 


Temagami Twp 


7-0366 


Water Treatment Plant & Intake 


jm 


UG 


Temagami Twp 


7-0503 


Elevated Tank & Watermains 


.611 


UG 


The North Shore Twp 


13-053 


Lagoon, Sewers 


.056 


COASP 


Timmlns C 


7-0574 


Waterworks (Buffalo-Ankerite Townsite) 


.688 


UG 


Trout Creek T 


4-0083 


Private Sewage & Water Systems 


.072 


PS 


Valley East 


5-0237 


Outstanding Holdback-W Sys 


.002 


DISB. 


Valley East T 


4-0096 


Sewage System Upgrading (McCrea Hts.) 


.412 


PS 


Walden T 


4-0097 


Priv Sewage & Water Systems (Kusk Lake) 


.137 


PS 


West Twp (Missanabie) 


4-0030 


Private Sewage and Water Sys. 


.001 


PS 


White River Twp 


3-0172 


Extension of Sanitary Sewers 


1.036 


UG 


White River Twp 


7-0244 


Water Supply and DIst'n System 


.858 


UG 


ZZ Various Municipalities 


8-1000 


Salt Contamination to Private Sys. 


.165 


PS 


TOTAL, NORTHEASTERN 




(75 PROJECTS) 


20.112 
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North 

Western 

Region 



KEY: 



Northwasttm Rvgloti 

P.O. Box 5000 

3rd Floor 

436 James Street South 

Thunder Bay, Ontario 

P7C5C6 

807/475-1205 



1. Rainy River 

2. Thunder Bay 

3. Kenora 

4. Kenora-Patrlcia 

Portion 



Hudson Bay 



■ Regional Office 
• District Offices 
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MUNICIPALITY 


REFERENCE 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 


FUNDING 

#^ ^^ t i W^ ^^ PB 




NUMBER 




($ml lions) 


SOURCE 


Armstrong LSB 


7-0367 


Water Supply and Distr'n Facilities 


.119 


UG 


Atikokan Twp 


5-0289 


Water Treatment Plant 


.156 


RPB 


Atikokan Twp 


7-0384 


Water Treatment Plant 


.101 


UG 


Baird Twp 


7-0356-02 


Water Treatment Works (Madsen) 


.056 


UG 


Chappie Twp 


1-0431 


Design for Water/Sewage Works (Barwick) 


.050 


RPB 


Ear Falls Twp 


7-0614 


W/M Extension - Hydro Colony 


.088 


UG 


Emo Twp 


1-0434 


Upgrading Sewage And Water Works 


.094 


RPB 


Emo Twp 


3-0355 


Sewage Rehabilitation Works 


.185 


UG 


Emo Twp 


7-0369 


Upgrading Water Facilities 


.103 


UG 


Fort Frances T 


5-0305 


Water Trmnt Plant • Stage 2 


1.300 


RPB 


Fort Frances T 


7-0070-0 


Water Trmnt Plant ■ Stage 2 


.472 


UG 


Geraldton 


7-1022 


Water Tank Rehab. 


.076 


W-TANK 


Geraldton T 


3-0077-2 


Sewer Extension 


.010 


UG 


Geraldton T 


7-0512 


Water Tank Repainting 


.078 


UG 


Golden Twp 


1-0401 


Cochenour Townstte - S.T.P. 


.264 


RPB 


Golden Twp 


3-0278 


Cochenour Sewage Works 


.881 


UG 


Golden - Twp 


7-0386 


Cochenour Water Works 


.632 


UG 


Hudson LS.B. 


5-0295 


Water Works Improvements 


.027 


RPB 


Hudson LS.B. 


7-0533 


Water Works Improvements 


.279 


UG 


Ignace Twp 


3-0415 


Robinson Cr. - Sanitary Sewers 


.006 


UG 


Ignace Twp 


7-0507 


Watermain Ext. - Robinson Cres. 


.003 


UG 


Jaffray and Melick Twp 


3-0095 


Sewer Collection System 


.899 


UG 


Jaffray and MelickTwp 


7-0102 


Water Distribution System 


.705 


UG 


Keewatin T 


5-0298 


Rehab, of Standpipe 


.010 


RPB 


Keewatin T 


7-0562 


Water Tank Repainting 


.018 


UG 


Kenora T 


7-0511 


Water Tank Repainting 


.014 


UG 


Longlac 


7-1023 


Water Tank Rehab. 


.076 


W-TANK 


Longlac T 


1-0427 


Indian Reserves No. 58 


.054 


DISB. 


Longlac T 


7-0513 


Water Tank Repainting 


.017 


UG 


Manltouwadge Twp 


1-0437 


Sewage Works 


.268 


RPB 


Manltouwadge Twp 


3-0402 


Sewage Works 


1.565 


UG 


Marathon Twp 


1-0438 


Sewage and Water Works 


.228 


RPB 


Marathon Twp 


3-0392 


Trunk Sewers, Relief Sewers & STP 


1.143 


UG 


Marathon Twp 


7-0486 


Ground Water Storage & Distn Syst 


.736 


UG 


Nipigon Twp 


7-0477 


Upgrading of Watermains 


.001 


UG 
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North 

Western 

Region 



MUNICIPALITY 


REFERENCE 


PROJECT DESCRIPTION 


ASSISTANCE 
PROVIDED 


FUNDING 




NUMBER 




(Smillons) 


SOURCE 


Red Lake Twp 


1-0040 


Rehabilitation of Water 


.004 


DISB. 


Red Lake Twp 


3-0177 


Sewage Treatment Plant Exp. 


.010 


UG 


Schreiber Twp 


7-0168 


Water Works Programme 


.086 


UG 


Sioux Lookout T 


7-0529 


Watermains 


.111 


UG 


Thunder Bay C 


7-0434 


Trunk Watermain - Oliver Rd. 


.002 


UG 


Thunder Bay C 


7-0496 


Trunk Watermain on City Right of Way 


.008 


UG 


Thunder Bay C 


7-0573 


Trunk W'Maln on Easement-West of CPR 


.099 


UG 


777 Other Disb Projs 


1-0999-00 


Misc Charges i.e. CMHC Int. 


.069 


DISB. 


TOTAL, NORTHWESTERN 


(32 PROJECTS) 


11.769 
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Appendices 



An aerial uiew of the STPfor the regional municipalities York 
and Durham. 
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Appendix 1 



Explanation 
of Financial 
Categories 



(1) Disbursements 

Through this program the Ministry has 
participated in the construction of 
water and sewage works to service 
municipalities. Assistance to munici- 
palities has been provided in two types of 
agreements: 

(i) Ministry Municipal Joint Projects: 

Financed under term agreements up to 
a maximum of 30 years after which time 
the municipality may acquire owner- 
ship. 



(ii) Provincial Projects: 

Financed and owned by the Province. 
Captial and operating costs are 
recovered by charging water or sewage 
service rates. 

A capital budget has been provided 
for expenditures on engineering, con- 
struction and property acquisitions 
associated with projects. In addition, 
funds were earmarked to assist 
municipalities unable to obtain loans 
on the private market. 

Since April 1978 virtually no new pro- 
jects have been assisted under this pro- 
gram. All new requests from municipali- 
ties have been handled under the Up- 
Front Grants Program. 

(2) Transfer Payments: 

(a) Up-Front Grants: 

On April 1, 1978, the Province converted 
its capital assistance for water and 
sewage works from amortized loans 
and subsidies to direct or up-front 
grants. The intent was to encompass 
most projects previously funded 
through the Disbursements Program. 

(b) Private Systems: 

This was a program of grants establish- 
ed by the province for the improvement 
or repair of private water and sewage 
systems. The objective was to en- 
courage smaller communities to retain 
cost-effective private systems where 



ground conditions were suitable and 
where anticipated community growth is 
not such as to necessitate more expen- 
sive communal facilities. 

(c) Canada/Ontario Agreement Sewage 
Program (COASP): 

Funds are provided in the form of grants 
for sewage treatment projects under the 
Canada-Ontario Agreement to improve 
water quality in the Great Lakes Basin. 
The program is administered by the 
Ministry of the Environment. 

(3) Regional Priorities 

The Ministry of Northern Development 
and Mines administers this program as 
part of its program to upgrade the 
economic and social environment of 
Northern Ontario. It authorizes expen- 
ditures by the Ministry of the Environ- 
ment on its behalf for construction of 
water and sewage services in Northern 
Ontario municipalities. 

(4) Board of industrial Leadership and 
Development (BILD) 

BILD and the Ministry of the Environ- 
ment co-operated to assist 
municipalities to attract new economic 
development by upgrading their ex- 
isting water and wastewater infrastruc- 
tures. Industrial needs were given a 
high priority in the award of BILD 
grants. The program was terminated in 
1985. 
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Appendix 2 



LEGEND 

EXISTING TRUNK SEWER 
PROPOSED TRUNK SEWER 



A WATER POLLUTION 
CONTROL PLANT 




OUFFIN 
"Sj^ CHEEK 

LAKE ONTARIO * ^ ^ C 



Area 
Systems 



The Joint Approach 

The Province has encouraged the 
development and construction of 
"area" water or sewage systems to 
serve a number of municipalities. 

The major benefit has been that 
locai costs are considerably reduc- 
ed by the economies of scale. 

The following maps indicate 
some of the major systems that 
have been built. 

York-Durham Sawage System 
Replaces ten older plants 

Ontario's largest single sewer 
system, replacing ten older plants, 
was completed in 1985 after ten 
years construction and expendi- 
ture of $270 million. It has the ca- 
pacity to handle future growth in 
York and Durham well into the next 
century. 
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Area 
Systems 




Lake Huron Water Supply System 
London's link to the lakes 

The Lake Huron system supplies water 
to the City of London via a 48 km trunk 
main from Grand Bend. Feeder mains 
supply municipalities along the route. 



The Grand Bend plant itself has a 
capacity of 37 MGD, to be expanded In 
stages to 74 MGD. 
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LAKEVIEW 
WPCP 
90 mgd. 
^CLARKSON WPCP 

10 mgd, 

LAKB ONTARIO 



Area 
Systems 



South Peel Sewage Treatment System 
Two trunks, two plants 

The South Peel sewage system con- 
sists of two main trunk lines, feeding in- 
to the Clarkson Treatment Plant, 
capacity 24 MGD, serving a population 
of 160,000 and the Lakeview Treatment 
Plant, capacity of 50 MGD, serving more 
than 400,000, including 80,000 in Eto- 
bicoke. 
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Area 
Systems 



East Lambton Water Supply System 
On the drawing board 

A $27 million water supply system is 
proposed for the Eastern area of Lamb- 
ton County. The Ministry of the Environ- 
ment has completed discussions re- 
garding the project with the Town of 
Forest, the Villages of Wyoming, and 
Watford, and the Townships of Plymp- 
ton, Warwick and Sarnia. Construction 
is scheduled to be completed by 1988. 
The system will Involve the supply of 
water from the West Lambton System 
and construction of about 40 l<m 
trunl< water mains. 
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Ontario 



Ministry '^°'' ■'"" S'^diay 

' Minister 

of the 

Rod McLeod 
Environment Deputy Mmtster 



ABOUT ONTARIO'S ASSISTANCE PROGRAM FOR MyNICIPAl, 
WATER AND S£WAQE SYSTEMS AND RURAL MATER SUPPLY SYSTEMS 



A grant ol 15% is available to appVy agamsl the sMglble cost of major works supporlino urban growth 
tx lo encourage economtes of Scale for area schemes encompassB^ng more than ome municipality. 

1^ Muntelpalltlaa Wllh Poputalton Undar 7,600 

Qrania for pro|ao(s lo corraci haallh or environmental hazards or to relieve growth asttstralnts in 
•fnall HNiHnwntUaa wIM ba calculated according to the tormulo: 

ORANT (% Of APPROVED COST) « B6.77 - (IM>10n i P) 

P = Population {derived from tin* aases«fMHitl rol)> 

The Ontario Government, through the Ministry of the Environment (MCE), provides funding 

assistance for water and sewage worics construction. The Mlowing programs are now In place. 

- A flrifil of up to 65% Is available tor projects In smalt muntctpallttes. 

- Aaalatane* for engineering etudles In urban communlliee will be provktad upfront, aX the same 
percantaoe i«wsl as the capital grant. 

- Financial assistance for smell municlpaiitlBs Is also available for certain projects In Regional 
Municipalities on a shared basis wllh regional gavemments. 

- A 26% gram Is provided for soime rurat water pipeline extenslor>s. 

Aja DIRECT QRANT PROORAM 

MOE grants are basad on "Net Cost". "Net Cost" Is defined as the ellgltbla capital cost aher deduc- 
tion ol ffldaral and other government grants. 

1.1 Munlclpalltlas With Population Over 7.500 

A grint of 1 5% Is available to apply against the eligible cost o( major works supporting urban growth 
Of lo ancouraga economies of aosle for srgs schsfnes encompassing mors than one nnjnlclpaffty. 




1.2 MunlolpaiHIes Wth Population Under 7.MQ 

Orints lor profftoti to oonreot hcaillh or anvlronmflni,al hazams or to rellevs growth ewistraints in 
small communities will be caiculsted aocoHtlng to me (onmila: 

ORANT (% OF APPROVED COST) m tS.r7 - (DJUOrT i P) 

P ^ Popuistiofi {derived friHni the sssessmont toH) 

Maximum Population: 7,600 

Maximum Grant: S6S where P b 1.000 or less 

MLnlmum Oranit 1S% where P « 7.500 

(Note: If popuiahon ov«r 7,900t IS% to* major worka oniy.) 

14 Regional MunlclpsHllaa 

MOE 1« prepared lo provide assistance lor certain specified oommunittee In Regional Munlclpaiilfee 
on a shaied tMsli with the rsg^onal gove^nntents. 

Cost will be shared as follows; 

Where the community pt^jiuitatlon la 1.000 or leaa; 

Mlnislry Oram I flO% ot approved cost 

Regionat Munlctpal%i 25% 
Area Munfctpailtyt 15H 

Where the communlly population la over 1,000 bul under 7.S00; 

The grant will be caiculated according to the tormula in 1^ and split between MOE and the Regional 
Munilapallty in the ratio of 7 lo OX the area municipaillv to pey the temft^ning cost. 

Award ot fMOE's gjvnt will be subfeot to the Regional Munioipaltty pnn^ding Its chare of the cost. 

1.4 Engineering Studlea 

MOE will contribute towandls Itw cost of engineering reports ((teslgn reports and anvlronn>entai 
study reports) and llnat design based on the condition that MOE paniQipates in ihe praparatkin of 
Iha Iflrms oi reference and approves tfie hnat report. 

Tnm gram tor er>gineering coal la only applicable to Direct Granl protads. Rural water pipelth* ewten- 
sions are eKCiudea. 

1.5 Oellnltlon el Community (Appllea to o «n<l 1.3) 

Normally the grant will be calculated on the lotal assessed population of the munlolpafhy. Within a 

municipality a problem ares may be defined a« • "community" tor grant purpo»«s, i( H rmeeta tho 

(ollowing criteria: 

A •community" mu»t havt geoQffflpNc (dentiliy, contain pormaftonl rasidtncss and bs spatially 

separated (i.e , 2,0 hm. Irom adiacenl ■community"). Residential density should not be less 

than 2.5 residences/gross r^ectairs or for tinp development, 35 residenceB/kliDmetre 
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FACTS 

continued 



2.0 GRANT FOR RURAL WATER 
PIPELINE EXTENSIONS 

This grant program Is designed to assist tlie 
construction of water pipeline extensions in 
rural areas outside urban boundaries. 

MOE's Grant: 

25% of approved cost (the approved 
cost is the eligible cost net of other 
grants.) 

Each rural water pipeline extension is sub- 
ject to the approval of the Ministries of 
Agriculture and Food and of Municipal Af- 
fairs. 



ELIGIBILITY 

3.0 Direct Grant Program: 
Municipalities With Population Over 7,500 

Generally ail major components of water 
supply and waste water treatment worlds are 
eligible including water Intakes, treatment, 
storage facilities and trunlt feeder mains 
along with sewage treatment facilities, out- 
fall sewers, trunit sanitary sewers and 
associated pumping stations. 



3.1 Direct Grant Program: Municipalities 
With Population Under 7,500 

In addition to the major components defined 
above, the local water distribution and 
sewage collection works qualify for grants, 
on the condition that a by-law under section 
219 of the Municipal Act making connection 
to the system mandatory is enacted and en- 
forced. 

The cost of updating or renewal of private 
systems is eligible for private systems serv- 
ing homes that are principal residences In 
defined problem areas. This aspect of the 
program Is intended for communities where 
growth and the need for communal facilities 
are not of first Importance. Seasonal 
residences (cottages, trailer parks or camps) 
are not eligible for grants. 



3.2 Rural Water Pipeline Grant Program 

Pipeline projects not qualifying under 1.2 
may qualify under this program. This grant 
program Is designed to support the con- 
struction of minimum systems, consisting of 
small diameter watermains to serve residen- 
tial uses not including fire protection and 
most farm uses not including irrigation. 
There must be a known problem with well 
supplies in the rural area for which the pro- 
ject is contemplated. This program is not In- 
tended to promote residential development 
in rural areas (particularly on farm land). 



4.0 PROCEDURES IN PROJECT 
DEVELOPMENT 

For financial planning purposes the approx- 
imate percentage of grant can be calculated 
by municipalities. However, the final grant 
may vary and Is subject to approval by the 
Ministry. Grants will only be made available 



for projects that have had prior confirmation 
of their eligibility from the MCE. 

The municipality should arrange a 
preliminary discussion with the nearest 
MOE regional or district office to obtain 
guidance on the scope of the proposed 
works, the procedures and eligibility for pro- 
vincial assistance. Council wlii then be re- 
quired to make a formal request by submit- 
ting a resolution outlining the proposed 
works to the regional office. 

Requests for project acceptance In 
unorganized communities in Northern On- 
tario should be made in conjunction with an 
incorporated community group and submit- 
ted through the nearest office of the Ministry 
of Northern Development and Mines. 

The problems which the proposed project is 
intended to remedy must be thoroughly 
documented. The Ministry will review each 
request to establish whether or not the pro- 
ject is eligible for grant and to assign a 
priority rating. Grant funds are limited and 
are allocated according to project priority 
and subject to the availability of funding in 
the Ministry's budget. Highest priority goes 
to projects which address the prevention or 
correction of health hazards or impairment 
of the environment. The need to provide for 
growth is also a criterion in establishing pro- 
ject priority. 

If, after acceptance of the project by the 
Ministry, funding Is to be provided for 
engineering reports for direct grant projects, 
MOE's participation in the preparation of the 
terms of reference and approval of the final 
report Is mandatory. 

The program requires the municipality to 
develop the project, arrange for any ap- 
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plicable Federal Government assistance, ob- 
tain the necessary approvals, call tenders, 
construct and operate the worl<s, and ar- 
range the financing of the balance of the 
capital cost of the project. Where 0MB ap- 
proval of the financing arrangement is re- 
quired MOE will fund design engineering or 
construction after such approval has been 
granted. 

Grant requests must be made by October 1, 
for construction commencing in the follow- 
ing year. Failure to request a grant commit- 
ment within the specified time limits may 
result In rejection of the project for funding 
in that year. 

For direct grant projects f^dOE will provide 
project management services to 
municipalities if requested. In some 
cases project management by MOE may be a 
prerequisite for grant eligibility. If project 
management is considered, municipalities 
should contact MOE at the earliest oppor- 
tunity in the project. 



5.0 COST EFFECTIVE REVIEW 

To ensure maximum utilization of grant 
funds, projects receiving financial 
assistance may be subject to cost effective 
review by MOE staff. Grant payments will be 
made on the most acceptable least cost 
alternative. Consultants and municipalities 
are expected to co-operate fully with MOE 
staff carrying out'such review. 

PAYMENT PROCEDURES 

6.0 Engineering Report Cost (Terms of 
ReferBnce Approved by MOE) 

• 50% of the calculated grant on 



the submission of the first draft 
of the report 

Balance of the calculated grant 
on acceptance of report by MOE 



6.1 Engineering Design Cost 

Payments of Ministry grant funds towards 
the cost of engineering design are made on 
the basis of quarterly draws based on 
estimated expenditures by the consultant, 
adjusted by actual expenditures. MOE will 
apply the calculated grant against the ad- 
justed, estimated expenditures. Note that 
OMB approval of the financing arrange- 
ments is a prerequisite. ■ 



l=AC:7S 
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Application for Approval of Water Works 
(sample) 





S»MKxEMiTirian«h.cn 




To lUCWon ««• •«»« W 
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' SwSmnmhm 



Appljcalton for ihe Approval of 
Wsler Works 

Demande d'aatorisalion el0 
construction d'ouvrages d 
e( de puritication de f'eau 



All inkcmaiion snouhd b« suppnvd >n dupiicato Ow copy shouW be mortvci lo 

Mmiwrv ol rrw EnvHonmwnt 

Dw«Ctof, Environitwnui Approv«t and PiOf*^ EngmMrng Brmnch 

ns Si CUu- Awflnue West 

Tjfomo Ora*r»o 

and th* second copy itKuM be mailed ro ifte loctf chsirtci office or ih« Mimiiry 



MmisltfW eft ' f nwnwwnenl 

Oirwcteu' dM ApproMAons efivin>iin«mtfMiiiH «r dM ■a rwew amgto m m 

01 m second* copw tv t>ur»mi tocjri (Hv (ATrrvf Ou mmiswe 



Important 

The pmijililpon of waiar waihfi shall noi b* uAdeilaken twiihoul itie approval ol the 0</ector, Cnvi^an- 
memtl ApprovalB and P/o)ecl Engineerjng Branch, of lh« Ministry of Ihe Environmenl Such approval 
Mil! be madn through ihe issuance ol a certificate upon sttislsctory ca'tiptiance by the applicsni with 
(hfl polic^aa and requirements ot the Mimslry 

Thin, form muBl be accom parted by the mfotrnaiion requested m A OuWe en Apptylnff Her l*w Approval of 
Wator Worlw. 

fmporftMlf 

j4ucur) otfyregw d'etftfuel'p/i er oFe puriUcation dm V»au nm pout commanctit i *'re contttuit ««ni 
''evforijHryon i^u dirtctau'f de« app/'o^irioni entfirannerne/ifa/ea e' cfex gerv/ces i^'inff^nierfe du 
rmniif^e cfe yEnvfroftnwmtPt. L» ah»eltiur rfon/ie aon eufonief/on i/i tf^'ffranl un c»rtHicMt apria s'irt* 
*asari qum le Otmanamur s'asf conform* euir poiz/iguai *r eiri'srencai du fniniat4f9 
La prtM^fflB lotmuia doll $lrm accomo^gniv d'ta f»nsti'gn*m*nis <S*fT>tfKS4s dans la OwWe pout In 
rtammtfat tf'airfehBatioii cf* (renarrvcfJicM tf'otii^raflei tf'arftfvetfMt at de putifietOim tfa reew. 
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Application for Approval of Water Works 



I>HC'iplien of Work* 

Apoltcaltan ta haraby m»d« M lh» Dkracior for 
L* tf —iawtfiwf Mfnua ati d/KlMr par 
.!■ prl n n rt una dvmamM ^■iitai'lHMloA 



Lot, Conc«s«»Drt, li^ntcip^tily A Couily. D'llr'cl m I 



ThM ■pptctfwffi II nudft undar >w prDMHoni ol SacKn 23 Dmna WM» Owixjrcw Ad, R S IB80, md «JC^ strtw 

Th« ■ppbcwul i^aw tiM no dungH m or dnnaboni rnvn itw ■ppnwwl plsru ■»] ipaciWcadDnB mM b« mad* aiicapl 
Mih tw rnfam and ippnMri ol tfna Dnwcur and ■graa*. A raquaaiad. to lubmn aa-bu»li (kiwngi and coat hguras 



fM» jvi M<m« ol» dvoVo'v oli J"ar*cla Z3 Ok la Leu auf taa wuoui'cas an aair da rOitam 
LffO dt iflW M dfs MKPM k»9ui «• rvpoiwnr aui ouvrapaa dadducWon •! dk punAoatm dir 'hu 
La diamandar aanpafiaa n^ponar aucu'W modAcaoon ju« pMvu a< ealwr aw cAargas apvnwvM. uirf s'ifoManr 
la ajnatn^itwni m tmutwtmon Ott dracMur. af *angaga. luf damanda. i rwnMfra las ptonB div ouniraga a »b ^u'rii onr 



Nima (Print or Tr^) 
m (m mam mea n t M } 



w w iiripiiwJ. (A /* 



N^dmtM!>hOM 



Mom ar Iirra du rwipoaiaOlt mvnicipMl 



m^m tfa ruifMaur ou ria n ttrm» ^ii*f4i*W» 



W^ tfa HMpAom 



h- i^ rajcpAMant n'aal fM At tfanandMr.) 



W«dfltMi>rto»9 



' Coil SLimmark 




Wittmiilnl lid AppurlHiincM 




S4nric« Corvnaclioni 




Aukillliry PumpirtB Suileoi aFtd/ar Siorva Syitamt 




Walar Sjpply indVor Puntkati>ar Worki 








Lind Chargat 






'•" 


t 












Sditduling 
Ciltnd'Wf 
Coni^rjefiEnn Stlft Dll« 

Dafa da cMAul daa Iravaui 


ComlrijcHon Pariod (yaan, menttwl 
Dw«» da* travaui (amitma mait} 




NtMwn> aa tfOMiw A MM«Wf« oWi JinaM* mwiMJimm M ' cu MnMra »a pKm amvvfHr* (*"/< r ■ H*u! 




, 




The caififcala at ifiprMal htf*! ba raKjad u iha apphcvri CopM wn ba wh lo ma cMna ckl anv aflacwi muTKipain** 




l» c^ft*eaf d»*tor«Si>n larj DWivni au danwwMur ar una OVM du camfcar a^noyM auL> Mowaira* da Kufa* iw 




















ApplicilMM Oiachad ^ 


Supi-^wiiiir, SMWi At JppfBfliiuna CWa 







(sample) 
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Application for Grants, Sewage Works 



(sample) 



Application lor Orani 



*.ul>mi1 .b) DcluM' 1l 



UOt AlwiM'fca 



I I I I.. 



l__l_J_i 



U AAWUiMftk 1*1- iBl 



Dm* P^OPC*** ii» ttbiit ifH l><>«ti> 



% PtWtt H fttX 



Ct«WB Davi 



iSm'P'^^ ■'■^ • eon 0* f^ 



TrMhMm WnA* f «F(ira>^ 



|«,i.«i. 



CmucS** «Id;vOM iM 



Mmnit4*t r'S'i 



•W* I — 



ST«1irt of SubOO >» I 



n: 



"psLio" 



HdaMmmMwmpMm tnttnxtiom mu fWfM. 



PfBtimirMrir Applie«lion *oi Grtnl ttmiwAtan* 



lullant O' l«crirr> 



■ IKHT CO/IVpW'IIMI Ihrl 



rM ■ppiicAii'Dh <afnf tnauiti f»i«i« la in« civ*r4«i 
P'Ofvci and Qafa.ii oi ifta il*g«e p«rH tnos'41 M 
piOv-iIMI lap ■■*[*)) 






■ Cmai <ru:iu4*i itw CAii a1 land i4Hai*fl la ri-Mfwu 

cotii Uul '•ot •nvmw'ilii and coni'mrtioR Trw 
■ciLiai ccn4 ol ■rtg-n«M'ing oaifl tkgi KM muriiti 
saliTy ID 111 coniitiiun if gow«<rn«ii] Oy tn* Agrc* 
mani Is' Eng^n^Hi^ $«n>c»« aM ■." 't-rf rir 
B«mJirn o" Ww nalkfie tr>a con«PH?" iT!( P* t^f" 
■ronht Miipircllinvoi^t COMI ■ln•c:^ includ** 'teii 



l>i>(iuifti>«n CMf capscttfi trtct canMcri«n« f*M- 



■1 Muivalvni >■ t>a«ail E>n 1 1I> ga"''''!* P" parvon 
f ddli IMC galioni OS [irbic marral THa 

dui^'ial and cttmmmtiti Now m clAx iiialraa 
louid ha Oifidwl br Q S CvtNE m*li»n to •>rvv« 



nduki'iU ai tofTiMA'Ciai •tiaU'kh'nanti 



1 baivd e- 

[IS cu^r BwtFM par dat (• Wrt lO* M e^♦l^ 

Inciud** to<ca"B'na ■" 



» M 1 t 



p'opvM« loi eoAaiticiiOin 



p^cuhat.JMi CMU cwaciT) 









0*ffMntf« pmwtwoitm tfs uilnwnfhMi (nprivrtf«<i* 



ariKi* au pioiai ou 'a 'apfMan'afri r»ci'i'«va 
rtmafit C*n* fgnVtijM rr 'a ramal an Jotfina limpa, 
Qua tai «pci/<na^i iStopv %■ ^a p»ffWi tfo«i Kfa 



*)' ^#<^a pok/r inoofior* *ui lM«erA« aciuaii 
'>O0»'«'-o» c«t>ii caMrr'iWa'eir*AC'v««va>tfi rata 
vapai «u> »at«n4 cantouut 



*iapai rowuat * ijao 



ftauf »« u«a9an influitr'a't •# f<»iw w ar ie< »wi 

Bar paiiOAfta eai ^Puf m'B gaiwrn 09 ittMra 

»n**fa« f i**! *!■' #«■* 4or>p4 ff#f i mt " m cuM 
DDur t^h'a' ■ it pofitilahan *4ui«aMnra i:a ea^ji*' 
nt lanM Bvr rhrpoHMia naAxi iwo'^**** >f4 f 
"waM'i Hitfvft'jai* ar cwHnaT'aui bw )a iii< i i*f 



P4r Ja irivm<iffiJat t lOn COnauRanr a»i rtfr 0ar 
I accord rwabr am Mfv.ca* iTtfiftiwm-a m ••*/■■» 
an lani.VjOn da Ju nabjra at 4a t« coniWauM dai 
u»MtM' L** ''«•! (»wari y coaipna Ma irmtw h>" 
iHIuai OOrimjK ttt» rJMr^iMa a« Miail iUt MM 



'ul p*i FarfAfH racaiKi at Mwiaif iiaofui Ai 



Dit ot d40yf tfai fraraui O't'V a 



«'afiaa ffiia ran M'Q0e«a da Cdfwrwrt 



>r>du >' !• r ■ ea> <fa ttraiKna 
. lipM-aw »<ra fc>n«J4«'«a« M 



■aiiaw parifa OW i 
AfaiM ■MMKIM' 
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How the 

Grant 

Program 

Works 



Municipality population over 7500 



A grant of 15% of approved cost of ma- 
jor works to support urban growtti or to 
encourage economies of scale for area 
schemes encompassing more than 
one municipality. 



Municipality population under 7500 — 
High Cost Grant 

Grants for high cost communal works in 
small communities to be calculated ac- 
cording to the formula: 
GRANT (% of approved cost) = 

95.77- 0.01077 X P, 

where P = population 
(either from the municipality directory, 
census data, or derived from the 
assessment roll) 



Maximum Population: 7,500 
Maximum Grant: 85% where P = 1,000 

or less 
Minimum Grant: 15% where P = 7,500 

or more 

Regional Municipalities -~ 
High Cost Grant 

MOE is prepared to provide assistance 
to certain specified communities in 
Regional Municipalities on a shared 
basis with the Regional Governments. 

Costs to be shared as follows: 

Where the community population is 
1,000 or less: 



Ministry Grant: 60% of approved cost 
Regional Municipality: 25% 
Area Municipality: 15% 
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How the 

Grant 

Program 

Works 

continued 



Where the community population is 
over 1,000 but under 7,500: 

The grant to be calculated according to 
the formula: 

% GRANT = 95.77 - 0.01077 X P 
and split between the Ministry and the 
regional municipality in the ratio 60/85 
to 25/85: the area municipality to pay 
the remaining cost. 

Award of Ministry's grant will be sub- 
ject to regional municipalities providing 
their share of cost. 



Direct Grant Engineering Studies 

The Ministry will contribute towards the 
cost of engineering reports (design 
reports, environmental studies, and en- 
vironmental assessment reports) at the 
same level as the percentage capital 
grant, under the following conditions: 



(a) MOE participates In the terms of 
reference 

(b) 50% of the eligible cost to be 
payable on submission of first 
draft of the report 

(c) balance of eligible cost on ac- 
ceptance of report by MOE. 



The above grant for engineering studies 
is applicable to all Direct Grants pro- 
jects, except rural water pipeline exten- 
sions. 

Definition of Community 

To qualify for high cost grants, a com- 
munity must have geographic identity, 
be spatially separated (ie. 2 km from ad- 
jacent community) and contain perma- 
nent residences; residential density 
must not be less than 2.5 
residences/gross hectare or for strip 
development, 35 residences/l<ilometre. 

Grant for Rural Water Pipeline 
Extensions 

A grant program to assist the construc- 
tion of water pipeline extensions in 
rural areas outside urban boundaries 
(community qualification does not app- 
ly) 

The MOE may employ other criteria in 
determining whether the area being 
considered meets with the community 
definition. 

Ministry GRANT: 25% of approved cost, 
subject to approval by the Ministries of 
Agriculture and Food and Municipal 
Affairs. 
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